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PAGE 01 BUD APE 03702 111308Z 

ACTION SY-05 

INFO OCT-01 EUR- 1 2 ISO-OO FBOE-OO A-01 /019W 

078511 111410Z/43 

R 111044Z SEP 78 
FM AMEMBASSY BUDAPEST 
TO SECSTATE WASHDC 2453 
INFO AMCONSUL FRANKFURT 

CONFIDENTIAL BUDAPEST 3702 

SECSTATE FOR A/SY/FO: SPENCE BROWN, A/FBO/EUR 

FRANKFURT FOR RSS 

E.O.l 1652: GDS 
TAGS: ASEC 

SUBJECT: ANTI-TERRORISM CONSTRUCTION PROJECT 

REF: STATE 193296 

1 . FINAL DESIGN FOR LOBBY ACCESS CONTROL GATE HAS BEEN 
DEVELOPED: ARCHITECT S DRAWING AND SKETCH OF PLACEMENT 
OF GATE IN LOBBY POUCHED 9/7/78 TO SY/FO. 

2. CONTROL GATE, CONSISTING OF TWO DOORS WITH PANELS 
ON EITHER SIDE, WILL REACH FROM CEILING TO FLOOR AND 
WALT. TO WALL, INSTALLED DIRECTLY ACROSS LOBBY CORRIDOR. 

ADJACENT TO HARDENED MSG SECURITY ENCLOSURE, IT WILL 
CONTROL ACCESS TO INNER LOBBY, ELEVATORS AND STAIRWELL. 

3. CONSTRUCTION WILL BE OF ALUMINUM FRAMEWORK. TWO 
DOORS, LOCATED IN CENTER OF BARRIER, AND SIDE PANELS WILL 
BE FITTED WITH ONE-HALF-INCH LEXAN FACED WITH 
QUARTER-INCH SAFETY GLASS. ONE DOOR WILL NORMALLY 

BE KEPT CLOSED AND LOCKED, THE OTHER BEING ELECTRICALLY 
UNLOCKED BY MSG FROM WITHIN SECURITY ENCLOSURE. 

CONFIDENTIAL 

CONFIDENTIAL 

PAGE 02 BUD APE 03702 1 1 1308Z 

BOTH DOORS WILL HAVE MANUAL RELEASES ON INTERIOR 
SIDES. UPPER PORTION OF BARRIER WILL CONSIST OF 
SAFETY GLASS ONLY. 

4. CONTRACTOR'S BID FOR THIS PROJECT IS DOLS 6540 AND 
INCLUDES SAFETY GLASS. POST HAS LEXAN ON HAND. 
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5. REQUEST FUNDING FOR THIS PHASE OF THE PROJECT. 

WILGIS 

CONFIDENTIAL 
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